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Edmonton, March 31, 1933. 
To His Honour 
W. L. WALSH, 
Lieutenant Governor of the Province of Alberta. 
SIR: 


The undersigned has the honour to submit herewith the Report 
of the Department of Public Works for the fiscal year ending March 
31, 1933. 


Respectfully submitted, 


O. L. McPHERSON, 
Minister of Public Works. 
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REPORT 


OF THE 


DEPUTY MINISTER OF PUBLIC WORKS 
For the Fiscal Year Ending March 31st, 1933. 


Hon. O. L. McPHERsoN, 
Minster of Public Works. 


Sir: 


I have the honour to submit herewith the report of the Depart- 
ment of Public Works for the fiscal year ending March 31st 1933. 


The report of the chief district engineer contains mileage and 
cost of highways maintained, a statement of expenditure for con- 
struction and maintenance of district and local roads, statement 
showing expenditure for construction, maintenance and operation 
of ferries. It will be noted that while the number of miles of high- 
way maintained during the year is greater than for the previous 
season, the amount expended has been considerably reduced. Owing 
to the heavy snow and rain precipitation in the months of April and 
May, it was necessary to prohibit certain classes of heavy traffic from 
some of our highways during a period of May and the early part of 
June. This action on the part of the Department was undoubtedly 
the means of saving considerable outlay for maintenance purposes 
during the year. 

The report of the highway commissioner gives full details show- 
ing the completion of certain contracts awarded in the year 1931, 
and completed in 1932, also new contracts awarded and completed 
during the present fiscal year. Owing to economic conditions it was 
necessary to curtail expenditure in connection with highway construe- 
tion and the amount of new work for the year is less than that for the 
previous season. The report gives the construction expenditure 
under the various headings as well as the expenditure which was 
carried out under unemployment relief. 

The reports of the provincial jails show a very satisfactory 
decrease in the total number of prisoners during the past year. The 
decrease in the daily average at Fort Saskatchewan was 15.9 and at 
Lethbridge 25.53, making a total decrease of 41.48. 

The following reports from other branches are submitted :— 

The report of the bridge engineer showing the number of bridges 
constructed and maintained together with details of steel bridges 
constructed. ' 

The report of the director of surveys containing a summary of 
the work of the surveys branch. 

The report of the superintendent of buildings, giving details of 
the construction and maintenance of provincial buildings. 

The report of the superintendent of power plants. 

The report of the chief clerk showing franchises issued and the 
operation of public vehicles as required by Section 22 of The Public 
Vehicles Act, 1927. 

Respectfully submitted, 
H. P. Keirs, 
Acting Deputy Minister. 


8 DEPARTMENT OF PUBLIC WORKS 


MAIN HIGHWAYS MAINTENANCE 
DISTRICT HIGHWAYS AND LOCAL ROADS 
FERRY CONSTRUCTION, OPERATION AND MAINTENANCE. 


(H. P. Kerru, Chief District Engineer) 


The attached annual report for the fiscal year 1932-33 contains 
in detail the following: 


1. Statement showing expenditure on maintenance of main high- 
ways. A total of 3,407 miles of this class of road was maintained 
at a cost of $796,567.58. 


2. A statement showing the distribution from both capital and 
inceme accounts of funds to assist municipal units in the construction 
and maintenance of district highways and local roads. A total ex- 
penditure of $76,710.22 was made in this way. 


3. <A statement showing in detail the expenditure made in con- 
nection with the operation, maintenance and reconstruction of ferries 
from income account. There were 57 ferries in operation during 
the season at a total cost of $71,502.78. 


4. A statement showing an expenditure of $1,305.94 from capital 
account and covering the moving of ferry scow and shack from 
Brosseau to North of Beavallon, building towers and installing ferry 
and general expenses. 


STATEMENT OF EXPENDITURE FROM INCOME FOR THE FISCAL YEAR 
ENDING MARCH 2lst. 1933, FOR THE MAINTENANCE OF HIGHWAYS 





Location Miles Amount 
Edmonton to Calgary: 
Sec) A... -Calrary) towRed Deery-t..: <t.t n  ee e 93.72 $ 33,291.71 
Sec. B. Red Deer to Millet ee 62.15 50,342.52 
SecCr Pe Millet to; bdmonton! t) Sa. see ee See 27.55 15,565.61 
Calgary sto Banif Park Boundary = 2.002 = ee ee 72.00 48,654.51 
Calgary to Medicine Hat: 
Secy 7A: Calgary tor Brooks! S12). tera ae oo 121.00 31,630.67 
SeC) a brooks tomVledicine shia pa. nae ee eee 79.00 9,337.46 
Calgary to U.S. Boundary: 
Sec AY. eCaleary ko Nanton peee... se. 2 Oe eee ea 53.57 26,894.01 
me... NANTON: togGamwaiec tee ee eee ee 107.12 13,352.82 
Walsh to Crow’s Nest: 
Sec. JA. sa ialsh. tomBow island. ans) pee ee eee 67.77 10,301.50 
Secu hb, Bow Island to Crow, Se Nest ..cse ee ee een ee 169.69 47,402.42 
Liethbridgextor Gouttsi: an © yet ee Se ea rere ee 71.65 10,961.91 
Calgary tol Bowness: Park,. ....oires 12 tae See eee eee 4.72 38,476.40 


Hanna to Viking: 











Sec. A. Hanna to Battle River . 63.00 4,432.65 

Sec. B. Battle River—Viking ... 54.00 1,691.57 
Inverlake to Alsask: 

sec. A. Inverlake itosMunson <2 eee is 73.79 15,169.25 

Sé¢) (Bu “MGumison! “GowAllsaickc eee eee 128.58 20,498.55 
Lacombe to Compeer: 

Sec. A. Lacombe) to; 'Castof 2282822542 eee 83.71 10,595.92 

Sec. B. Castor to Coronation ... . 21.78 2,263.96 

Sec..C. Coronation sorGompeen’. tts eee 76.00 8,172.00 
Wetaskiwin to Hayter: 

SecA. /Wetdskiwin’ tolCamrose: ces ee ee eee eee 23.44 18,061.70 

Sec, B..-) Camrose, to Jslaviter 6 arcs ee 141.70 11,251.76 
Edmonton to Saskatchewan Boundary 

See. A. Hdmonton to) Wainwright 2.222 wee 1087 14,785.73 

Sec. B. Wainwright to Saskatchewan boundary 43.00 1,371.08 
Edmonton to Lloydminster: 

Sec. A. HdmontonitonG@bip mie nee eee eee 39.63 73,505.65 

Sec. B. Chipman to E. Bdry. Rge. 13 ..... ees 47.03 10,876.12 

Sec. C. HEH. Bdry Rge. 13 to Lloydminster 87.27 12,752.10 
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Location Miles Amount 

Edmonton to Jasper Park: 
DEC. Anion COM Oy ELC Som ye passer Beer eee ae ee ee ee 123.00 $ 16,543.07 
Sec. B. Hdson to Jasper Park .. e 74.00 9,278.32 
Edmontonetom Athabascagsee. +8 ae -teee eae Oe 2 ke 87.95 18,974.47 
Edimontonmtomeecaveleetrtilis’t---.: 2-000 meee see 36.00 5,542.23 
Grande, Prainiesto, Pouce Coupemee... eee eee 65.00 6,921.50 

Athabasca to Peace River: 
De CAE Aca Dacca temo Chm een ee eeetees Sh, ort) nk 60.00 0,273.14 
pec, Bi isSmith’ to Peace River 1... = 180700 24,470.13 
Sylvan Lake to Rocky Mountain House 38.79 3,387.44 





Peace River to Grande Prairie: : 
SecCHeAn Peace: RiverstO sO Um ye caine me eee eee en peel eee be 70.00 8,529.77 

















Sec. B. Dunvegan to Grand Prairie 66.00 8,603.83 
Drumheller to Wayne ent) Too. ao 
Cardston to Waterton .. 24.77 4,911.62 
Pincher to Waterton as Blot A592. 00 
Okotoksrtow Blacks Diannondl 2-2. oe eee ee eee 17.00 6,888.33 
Kipp to High River: 

CC At. MUMURCLTO, GOL (Cy ATOM OAV Neeson cnc cee Seine Pere es. eee eee ee 2,035.09 

Sec. B. Carmangay to High River .. as 10,223.62 
Vulcan to Strathmore __...... 4,500.24 
Lethbridge to Cardston 7,867.06 
Lacombe, Gull Lake, Sylvan Lake, Red Deer ................--.. er 30. 5.786.47 
TESTED TENGEN? step STOR) TEXEIC Gag 5 cee es ee E 140.38 
Jaspers Highway to Edmonton! Beach ies. tes --. esac ee 27.50 
Jaspenamighweay ecomlapasi wii Cac hee see eee meron: 1 eee eee 7.50 
Millarville to Midnapore —....00..000202.... a K 5,057.69 
Belisekerm toaNevis st ee : Sono elu 
Jasper Highway to Alberta Beach : 2,421.34 
CAVA EOR BARE a Cite tee ee eee i ee ne en eee Silec 6,367.29 
Wietaskiwiniatom Pilg eo rie lial ee ee eae ae ees ase cee cceaeeases ; 3,068.63 
BIACK Diamoncietorlarcel |: tn = eee tee Meee SRL es x 61.60 
WASPEn IG hWaAvVALcOmG OU lity. CU by yaeeeens aetenennn enn reeese. ore ee ees 5 223.68 
Duyvernay, ton oldigl’a ke seaper sons ee SN eee ea asa eee cee 8,326.33 
Gripishawmtome atthe: RING p22. 210 eee en eee eee 8,387.56 
Onowayseasterlyatos sth Meridian 22s ee eee 400.00 

etal 2.6 = Pee eee. 2 Se $741,949.54 

SUMMARY 

enn Ge Tian come Ota \ Lay amp El hiv ayy se epen state aeapeiisee ae veie nae) hele ten $741,949.54 
AGITATION, BHAGl LOO AAMEMOM 5 on cos seneaonso op obapagboan on BC 30,895.51 
Minvaarnaiae hig! QOpMysIINCMin ames bw ae b Ecco ooo on bobo mao op poco 13,989.93 
CTI gil eer tree eee ye 1, Scns, RA pee Pee «. cap ya suns padaters .ontcyen <p ates 838.90 
SUI CE OS MEN sete tte t's ets ess <Mciaus RMT So oc spieueid soja SIERO US alte EE SS 8,893.70 
$796,567.58 


STATEMENT OF EXPENDITURE ON CONSTRUCTION AND MAINTENANCE 
OF DISTRICT AND LOCAL ROADS 


April ist, 1932 to March 31st, 1933. 














Income Capital ‘Total 
Appropriations to Indian Reserves ...........-..-.------------ SG, 269546) ea eesnee $ 6,269.46 
Special Appropriations: 
MO W. Avec OM Wi EC COUNT fee are cree cnc cece ae es DEG Orag | | meeeceaes eee 2,466.39 
Old Barrhead corner to Fort Assinboine and 
8 miles north to Freeman River ................-- NSD ODO) 0 eesessetee seen 15550.63 
Alberta Road (Villeneuve to St. Albert) . a 800.00 eo as 800.00 
N.W. % 9-1-27-4 (Grasby Ditch) ............ , 65.35 65.35 
Smoky River—Sturgeon  ................ 29 Sal 1,298.71 
Grouard to Whitefish Lake __...... = 199.80 eS ers 199.80 
BE. 32-78-24-5 (Grading Hill to Bridge) . £53290) a eeees =e 153.90 
High Prairie—Sturgeon Lake ................... $ 11,845.98 11,845.98 
Namayo Road (re-gravelling) . 4,000.00 4,000.00 
Mntwistlie——Rocky Rapids 50-2... 600.95 600.95 
District Highway North from McKay .. 1,000.50 1,000.50 
District Highway Greencourt North ..... ie 973.55 973.55 
Tax Arrears, supervision road work .............--::-:----+- Tee 2i80 oy eeceeeesoees 7,922.37 
Roads General, Surveys compensation, 
NMISCeHAMNEOUS, EXDENGITUTE ..c:.ccecccececetnesrecesedemeopecens 199123 1 17,645.26 37,001.60 





FU O WEL) ee fenscrtese ct eenveeesscucseeron sees trent ts $ 40,643.98 $ 36,066.24 $ 76,710.22 
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STATEMENT OF EXPENDITURE 
FERRIES CONSTRUCTION 


April 1st, 1932 to March 31st, 1933. 
Location 


N. Saskatchewan, N. of Beauvallon: ; 
Moving ferry scow, shack etc., down river from Brosseau to Crossing 





north of Beauvallon, building towers and installing ferry 5 805.96 
Perries® cemeral letcccce. ccc ccc seceecccececnsensncmnsstecee ogc eanveneseeeas res nem es ae tnr 9 et nears amen 499.98 
$1,305.94 


STATEMENT OF EXPENDITURE 


Main- Recon- 
Operation tenance struction Total 



































N. Saskatchewan River at Desjarlais -.....-- $ 637.69 $ 189.28 $ 826.97 
Athabasca River at Holmes Crossing -...-.- 830.93 383.07 1,214.00 
Red Deer River at Dorothy ........--..------ ; 846.07 212.37 1,058.44 
N. Saskatchewan River at Pakan .- . 642.69 212.85 855.54 
Red .Deer River at Garrington ..... antes 702.14 43.14 745.28 
Athabasca River at Athabasca .......------------ 1,136.99 552.71 1,904.60 
*N. Sea ies River N. of ehh 
minister (50% cost operation an 
maintenance) _ ........---- a fpitees Lek eR eS 499.45 585.23 eis 1,084.68 
Pembina River at Letts Crossing -... 64.69 727.51 
N. Saskatchewan River at Shandro .... 265.19 1,387.19 
N. Saskatchewan River at Hopkins ..........- 173.71 1.790.38 
Red Deer River at Hutton -...-.2 cscs cs : 283.93 1,277.11 
N. Saskatchewan River at Reky. Mtn. Hse. 1,136.46 451.67 4,405.15 
Narrows Lac Ste. Anne at Lac Ste. Anne. 689.83 106.34 796.17 
N. Saskatchewan River at Lea Park ........ 1,125.33 61.34 1,316.99 
N. Saskatchewan River at Hldorena.......... 607.07 221.39 828.46 
Pembina River at Wright’s Crossing .......- 619.30 iL Oi ese 727.13 
N. Saskatchewan River at Lamora’s 
OROSSUN S| ccc ce woe eee ee eee a 622545 190.44 356.70 1,169.59 
Peace River at DUN Vesa seecetceeecrteceee 1,282.61 A190} Shai ele te 1,702.44 
S. Saskatchewan River at Bow Island -.... 702.07 137.11 839.18 
N. Saskatchewan River N. of Myrnam..... 637.84 215.98 2,578.90 
N. Saskatchewan River at Genesee ......... 610.15 153.24 763.39 
Red Deer River at Steveville ..........-.... = 711.30 196.32 907.62 
Smoky River at Goodwin Crossing 4 678.87 277.82 956.69 
BowuRiver at RiverbOws -2e:q---n..ceee eo 159.76 877.13 
Bownkiver: at csredim, pas01 te see ee 697.52 123.88 821.40 
Red Deer River W. of Munson ..........-.--..----- 694.23 143.00 837.23 
N. Saskatchewan River at Berrymcor ...... 631.68 181.14 812.82 
Red Deer River at Finnegan ...........-...-.-------- 705.23 116.05 1,005.08 
Pembina River at Matthews Crossing-...- 625.66 33.41 1,524.99 
N. Saskatchewan River at Lindbergh -...... 640.76 127-38 768.09 
Macleod River at Allendale Crossing -..---- 677.53 69.89 747.42 
N. Saskatchewan River at Vinca Crossing 649.99 195.29 845.28 
Mcl.eod River at McLeod Valley .......-..------ 686.76 123.15 809.91 
Red Deer River N. of Jenner ...........--------- 723.54 182.38 905.92 
Red Deer River at Gregory Crossing 735.43 276.85 1,012.28 
N. Saskatchewan River at Elk Point -...... 1,141.33 180.86 1,322.19 
Red Deer River W. of Morrin 705.30 257.97 963.27 
Athabasea, Miver at. Smith -—.22 2.2. is 265.36 3,194.98 
Athabasca River at Klondyke Crossing... 652.99 123.77 776.76 
Pembina River W. of Flatbush 637.68 47.25 684.93 
Wapiti River S. of Wembley ......... ea 818.61 83.86 902.47 
Red Deer River at East Coulee ... a 702.15 192.86 895.01 
Pembina River W. of Fawcett ... 628.53 29.66 658.19 
Bow River S. of Crowfoot ......... 945.00 239.68 1,184.68 
Pembina River S. of Fawcett ....................-- 640.76 127.72 768.48 
N. Saskatchewan River at Waskatenau..... 1,141.33 177.06 186.49 1,504.88 
Athabasca River N. of Blue Ridge -....... 668.38 533.07 1,154.30 2,300.7) 
McLeod River at Mahaska  .........--.---.------- 662.23 64.71 726.94 
Red Deer River N. of Atlee .................... 753.09 199.44 952.53 
N. Saskatchewan River at Forbesville........ 631.61 265.66 897.27 
S. Saskatchewan River S. of Empress ...... 1,210.66 225.04 1,435.70 
McLeod River at Roseveat..........---...----:--2------- 631.61 269.10 900.71 
N. Saskatchewan River at Warspite - 636.22 118.21 754.43 
Peace River at Fort Vermilion .................... 588.18 928.69 1,516.87 
N. Saskatchewan River at Heinsburg. . 1,092.83 376.74 2,811.28 
Red Deer River at Rosedale ...........-. 1,216.00 149.86 1,365.86 
N. Saskatchewan River, N. of Beauvallon.. 144.15 118.96 263.11 
Bow River at Bow Slope -----.-----.---:-s-2-------- 740.94 286.69 1,027.63 
Herries’ general @4e ease. ee ees 2,807.90 2,807.90 
MOtalS) cscs ee meee $44,150.41 $15,307.73 $12,044.64 $71,502.78 


*Operated by Saskatchewan Government. 
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MAIN HIGHWAYS 
(C. A. Davipson, Highway Commissioner) 


_ Contracts awarded in the year ending March 31, 1933, on Main 
Highway Projects are as follows :— 


STANDARD EARTH GRADE 


% 
_ Location Miles Comp. Contractor 
Brines (Corner-Mdson — 2 9.14 100 Western Can. Constr. Ltd. 
Carrot Creek & Brine’s Corner 
FRVCVISION GH see ERED ee 4.90 100 Western Can. Constr. Ltd. 


Vikin&=[r ia aees toma. lO. | eee 26.75 100 Western Con. & Lbr. Co. Ltd. 





40.79 
GRAVEL SURFACING 
: % 
Location Miles Comp. Type Contractor 
Sylvan Lake-Alhambra .............. 24.28 100 ie! Poole Const’n Co. Ltd. 


Munson-Hanna.............. - 39:77 100 re Poole Const’n Co. Ltd. 

Stettler-Castor * - 35.63 100 1G Poole Const’n Co. Ltd. 

Calgary-Okotoks (0! meee 100 1G H. G. Macdonald & Co. 

Calgary-4 M.N. of Airdrie _........ 19.43 100 1G Commercial Cartage Co. 
INET Gt Ge aes eee ee 140.3 

1G—First Course Gravel. 2G—Second Course Gravel. 


Contracts Awarded in 1931 and Completed in 1932. 
STANDARD EARTH GRADE 









Miles 
Comp. in 
Location 1932 Contractor 
Calgary-4 M.N. of Airdrie .............. 11.41 F. Jackson 
Calgary-OKotoks) si. cece O20) Russell & McLeod 


Sylvan Lake-Alhambra mee 14532 H. G. Macdonald & Co. 
Sedgewick-Hardisty  ........ oe EES F, Mannix 

Castor-Coronation ae 09 Commercial Cartage Co. 

Folden= Vikings tee ys 13.00 Western Const’n & Lbr. Co. Ltd. 


GRAVEL SURFACING 





Miles 
Comp. in 
Location 1932 Type Contractor 
Maber—Bo0 wi Usland sess a ee ee 33.02 1G Commercial Cartage Co. 
Brooks-Redcliff — -........ aD o.45) 1G Commercial Cartage Co. 
Daysland-Sedgewick ioe 1G H. G. Macdonald & Co. 
Tofield-Holden _ .................. 22.95 1G H. G. Macdonald & Co. 
Vermilion-Lloydminster — .................... 23.58 1G Columbia Bitulithiec Ltd. 


Total quantities taken out under contract in the past year aver- 
age cost of same. 









GRADING 

Unit of Bid Quantity Average Cost 
Clearing and close cutting ................ HOG ED 6. BICT CS aise oe cesar ee teers Ae $20.00 
Stumping and grubbing .... .. 54.53 acres 7 25000 
Harth excavation +2... ..-480,522 cu. yds. .128 
Looser rocky... --160,674 cu. yds. .204 
Solid) rock) == BG 48) cused s: -663 
Wet excavation .. 5. AB SS COU Nyolsh Se 25 
DeVore G1 C bin ye eeeeeceenc ea =) 628). cus oy Gs. 25 
Overhaul eee ee .-134,070 sta. yds. 023 
Rip-rap ye ST Shlo cus, yds: 2.50 
GUN A TUE? ae ee ee eee oer eee ne ee 184.1 cu. yds. 2.50 

GRAVEL SURFACING 

urs GC OURS) Greanviel pesctasee ne cesar scceenes-o SH OGG aCU ee vViCl Si coecee eee ne eee ree 140.36 miles 
Second Course Gravel <..ccccscccscncceecceneie UN en URE cSt ees 2 ee ae Nil 


AVERAGE COSTS OF GRAVEL SURFACING 


Average cost of 1 inch crushed gravel laid down ........0......0...2..- $2.01 per cu. yd. 
Crushed gravel loaded to railway cars . 0.474 per cu. yd. 
Crushed gravel loaded to trucks ............ - 0.540 per cu. yd. 
ST TEUUE Nae LD Vie mIUl © LS meester ttn. oo eeenn ey ese ote See oe fe Ae ee ee 0.1143 per c.y.ml. 


Average haul distance—5.08 miles. 
Haul by rail—$1.21 per cu. yd. Average haul distance by rail—41 miles. 





12 DEPARTMENT OF PUBLIC WORKS 


SECONDARY HIGHWAYS 
(By Construction Branch) 


Contracts awarded in the year ending March 31, 1933, on Secon- 
dary Highway Projects are as follows :— 


STANDARD EARTH GRADE 


Nil 
GRAVEL SURFACING 
% 
Location Miles Comp. Type Contractor 
HKilnora= Nevis. 005... See eee 34.69 100 1G Poole Const’n Co. Ltd. 


Elk Island Park-7 M.S. Chipman.... 14.36 100 1G Fitzgerald & Starky Ltd. 


Miles 1G—49.05 
1G—First Course Gravel. 2G—Second Course Gravel. 


Contracts Awarded in 1931 and Completed in 1932. 


STANDARD EARTH GRADE 


Miles 
Comp. in 
Location 1932 Contractor 

Beiseker=Pilmoray ce: -2ise cess ses accents Solo F. Mannix 
TIM OGAEING VIS!  cetescqceheeceecsaeeaeevesscscssenacqnenes 21.561 Campbell Construction Co. 
Jasper Highway-Onoway-Alberta 

NBGQCRE ” ioeiceiske sh ceek dear caetae 4.44 Western Canada Construction Ltd. 
Wetaskiwin-Pigeon Lake .................- 5.61 Western Canada Construction Ltd. 


GRAVEL SURFACING 


Miles 
* Comp. in 
Location 1932 Type Contractor 
Beiseker-Blnoras 9 estes eee So 12) 1G Poole Construction Co. Ltd. 
Jasper Highway-Onoway-Alberta 
(SONG Sis eecics 7 ee es ere 2.56 1G Fitzgerald & Starky Ltd. 
Wetaskiwin-Pigeon Lake .................. 14.03 1G Commercial Cartage Co. 


Total quantities taken out under contract in the past year with 
average cost of same. 


GRADING 
Nil 


GRAVEL SURFACING 


Uist “Course Gravel (i222 eee ee AB UGS. CUM YAS) ieee eee eee 49.05 miles 
2nd Coursey Gravel (22a. Se eee ING > 9) | ob AE Oe Nil 


AVERAGE COSTS OF SURFACING 


Average cost of 1 inch crushed gravel laid down. .......-...-.--.----..------ $2.21 per cu. yd. 
Crushed gravel loaded to railway cars _.. -58 per cu. yd. 
Crushed gravel loaded to trucks .............- Zs .40 per cu. yd. 
PERU ry ern ise hs eee ree ee ee eae aeeeee at oe co re renee HE -10 per c.y. ml. 
Average haul distance—10.7 miles. 
Uaul by rail—.77 per cu. yd. Average haul distance by rail—J2.7 miles. 





Project 
No. 
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THE PROVINCE OF ALBERTA 


CONSTRUCTION EXPENDITURES MADE BETWEEN 
ist of APRIL, 1932 and 31st of MARCH, 1933 
ON MAIN HIGHWAYS 


Location 
Calgary-Airdrie 
Airdrie-Carstairs _... 
Red Deer-Lacombe 
Wetaskiwin-Millet 
Leduc-Millet — ......... = 
Aer Tis Fx ire vit Ca cs ee ee eee” Toe Se ee Be ee 
iBvine= Medicine Elo tame sme teas eee ee ol ed Ore eee eee eens 
Bow Island-Seven Persons .......... 3 
Deve mereeroons=MeClennentEl ats. see, ow ee ee 
Methbrmase=C hin # ee wee 2 eee ee Se Servet FE 
Taber-Grassy Lake .. een 
Me PEDIC oe El Coe Leer Ol meen eee ee teen meee eee Aide eae meee Ree 
PEMA bee eT CL OR Cx me enemas eee he ee eee ree ree eee ee ese 
Lundbreck-Pincher  ........... te 
Mile 262.3-B.C. Boundary 
Coleman-Mile 261.7 ............. 
Chokio-Pincher ee 
Calgary-Okotoks _ ..... 
High River-Nanton 
Nanton-Stavely = 
DEES TSO 0) MS ECM Vi a ce eee ere ee rs nc ce cos Se Ee eee 
Bassano-Brooks _......- mae 
BS Cine ELalt = Ive CLCLithy ee eee trees ei ere eo ee 
Redcliff-Kininvie  ..... - 
Inverlake=Irricana.® V.k..2 ese 
Irricana-10 Miles N. Rockyford ..... 
10 Miles N. Rockyford-Drumheller 
Hanna-Delia 2 
Munson-Delia 
Hanna-Youngstown 
Calgary-Cochrane _ ... 
Cochrane=Miley (33.8 =e eee 
Alhambra-Rocky Mountain House . 
Camrose-Daysland! 22 eee 
Daysland-Sedgewick 
Sedgewick-Hardisty 
Lacombe-Nevis ...... 
Stettler-Castor  ..... 
Caistor-Cononation | 2. ..=— 
Edmonton-S. Cooking Lake .. 
S. Cooking Lake-Tofield -.... 
Gay RE KG ENS IC) No thal) | a eee 
Holden-Viking 
Viking-Irma _............. 
Vegreville-Ranfurly — ...... 
Vermilion-Lloydminster 
Winterburn-Mile 27.1 -.... 
Mile 27.1-Seba Corner .... 
Seba Corner-Entwistle 
Edson-Brines Corner ...........---.. 
Brines Gorner-Carrot Creek 
Bdson-Jasper Park 2220...-.- 
Rochester-Meanook — .- 
Clyde-Rochester _ .............- 
Cardston-Waterton Park 
Pimncher-26:22, IWALCS iS. eee eecc en eee ater 
Blk Island Park-7 Miles S: Chipman -.._...-............ 
Peace, River shighwaly “25.2.2 be 
High River-Kipp ..........-... 

Cardston-Lethbridge 
Beiseker-Nevis — .....-------------- - 
Wetaskiwin-Pigeon Lake essceeusenseeeasnnenceneneeneanetnasnecnenenesnecaennenenntanecn 























TROD S et TOUS COWS) fees eres cat ee ececcetes. cotouae a ncobau nee cnsnesatseecapeucereetnccess 
Administration, Supplies & Equipment: 


GRETVS TG see Banc cde see ica sede oe Mee bacte tance btaceaseedeusees $ 17,497.22 
Agreements, Gravel Pits, Gravel Research.... 3,586.98 
ister PM Sah Kell Shey kegs (kee ee eee, ee 858.32 


ETN) FANN es GED Ey INVIIOD es Eas oes acer eeeareeees 


Total 
$ 24,918.97 
24,101.49 
20.00 
285.15 
307.40 
1,316.21 
1,830.19 
468.22 
111.50 
54.75 
233.96 
34.20 
101.65 
25.00 
67.50 
20.00 
119.34 
24,179.39 
25.00 
208.20 
550.00 
9.43 
1,450.64 
781.75 
31.60 
68.00 
195.00 
170.50 
231.05 
437.00 
25.00 
19.08 
311.40 
75.06 
2,902.82 
935.60 
145.70 
1,547.65 
996.13 
168.00 
39.05 
43,631.27 
1,1192:70 
133,128.15 
23.60 
73,229.30 
5.00 
750.00 
95.50 
1,279.20 
24,371.82 
125.00 
480.00 
617.84 
40.00 
215.25 
38,314.50 
348.40 
59.50 
839.64 
1,921.35, 
1,434.95 


$411,621.55 
7,570.84 


21,942.52 
$441,134.91 
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IMPROVEMENT OF MAIN HIGHWAYS WITHIN 
INCORPORATED AREAS 


APRIL 1, 1932 to MARCH 31, 1933 
























Con- Engineering 
40.00-E Municipality of Type Total Cost tributed by and 
of Work Province Supervision 
8) \Claresholm” —....-<22-== NS} $ 462.50 $ 231.25 
23 Medicine Hat 2 G&GR 6,532.34 3,266.17 
37 Camrose ..... G&s 3,218.22 1,609.11 $ 515.36 
43 Wetaskiwin . G, S&GR 439.83 hie. 10.00 
59 Bentley ....... ” G 153.00 T6.b0 oe” eee 
63 Erskine G&S 1,822.70 911.35 11075 
72 Calgary = G&S 1,409.10 60848 Ry Sse 
84.) Belsekerias ea ee ee) ee 2 eee 24.75 
$ 14,037.69 $ 6,908.98 $ 661.86 
G—Grading. S—Surfacing. GR—Guard Rail. 
STATEMENT OF EXPENDITURES ON UNEMPLOYMENT RELIEF 
ON MAIN HIGHWAY CONSTRUCTION 
APRIL 1, 1932 to MARCH 31, 1933 
Schedule 
Project Location or Total 
No. Agreement 
1-A-1 @alvarveAirdricw ee ee eee 15 $ 42,097.79 
2-B-1 Bow Island-Seven Persons ... 13 332.72 
2-B-2 Seven Persons-Medicine Hat .. be 13 145.78 
2-C-3 Taber-Grassy Lake ..............-...... e Dit 38,999.66 
2-C-4 Grassy Lake-Bow Island .. es 21 30,626.37 
2-C-4 Grassy Liake-Bow Island .. pes 9 1,078.67 
3-A-1 Calgary-Okotoks — ................-- mn 14 58,813.46 
4-B-1 Brooks-Kininvie 35 44,968.75 
4-B-1 Brooks-Kininvie 34 5,601.23 
4-C-2 Redcliff-Kininvie 35 76,649.44 
4-C-2 Redcliff-Kininvie ae 36 1,938.37 
5-B-1 Hanna-Delia _ ......... a 22 34,546.74 
5-B-3 Delia-Munson _ .......... — 22, 41,004.73 
5-B-4 Hanna=Voungistown) = ses oe = 8 1,866.02 
§-C-1 Youngstown—'¥% Mile E. Chinook .... 8 591.40 
5-C-2 l% Mile B. Chinook-2 Miles E. Excel 3, 12 4,935.27 
5-C-3 2 Miles BE.’ Excel-Alsask ...................... ix 12 3,777.45 
9-A-3 Sylvan Lake-Alhambra a 28 76,346.41 
10-C-1 Daysland-Sedgewick _ -..... = 24 47,075.98 
10-C-2 Sedgewick-Hardisty  ~... a 10 27,760.46 
11-B-2 Stettler-Castor  ............ ae 23 92,582.39 
11-C Castor-Coronation 11 4,768.72 
12-C-1 Holden-Viking © ........... 16 38,895.47 
14-D-1 Edson-Brines Corner ........ es 17 27,146.07 
47290 Coal Branch Connections ................. = 20 6,306.24 
48166 Nordegg-Rocky Mountain House .................--..-.-.- 18 166.15 
GPOSS SR COB Eee are ccna ae eee eee ee $709,021.74 
less) Paid: by Dominion) 22 = eee 275,390.41 
Nets Cost:  asticccccsccccldes eee aie ec onseendr acto tensee $433,631.33 
UNEMPLOYMENT RELIEF WORKS—SECONDARY HIGHWAYS 
43.10 Beiseker=Nevis) | 2:4.2-2 Sota aren eee ee 29 $159,981.90 
43.4 Edmonton Beach) (22.202. ee 31 413.04 
43.11 Jasper Highway-Alberta Beach 31 40,790.67 
43.12 Westlock-Barrhead — ........--.-...-- mas 30 694.98 
43.13 Wetaskiwin-Pigeom Liake: , sc sx.ccccececeter eee 27 57,323.63 
Gross: -COst. 2estcc tenth epee ree ee eee $259,204.22 
Less’ Paid. by Dominion yee eee 104,962.29 


Net (Costs: cates ee oe eee arom ncrnevereeeae nse te cere eee eemeaetes $154,241.93 
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Expenditures for the fiscal year ending March 31, 1932, are as 








follows :— 
Vote 754 $ 441,134.91 
Vote 1209 e 259,204.22 
Vote 1211 709,021.74 
POU aU perce ek ee ee, ee tS $1,409,360.87 
Deduct Roads Branch Salaries 858.32 
$1,408,502.55 








General Administration expenditures included in the above :— 


OFFICE AND DRAUGHTING ROOM 








Swlariesmepe. ween Fee. eee Gets Ree ee eee eR eA WES Ae: $ 14,976.35 
Travelling Expenses and Transportation ... 1,330.01 
Telegrams, Telephones and Express ........-.....------ 350.17 
Stationery and Supplies (for Office and Field) 460.76 
PFIELD—GENERAL 

cla eM Guinnrenity wae 1 te ee. 8 eee Reve e ean | ee $ 123.49 
Automobiles, Licenses and Repairs . 129.01 
ED ely Home iy apes cee none = pete. Aa cope eee eMC ate Se Se 21.10 
DOG es Mapes meee 2. en eg Ie ES AON eR ct 9 hh cw, Oe 

TOTAL HBXPENDITURES 

YEAR HNDING MARCH 31, 1932 

BrehininanyeanGEeConstnuection MM eimee rin cers... sertl sent sens reel sero cs $ 

Field Equipment and Automobile Repairs  ...-...-...--..--- 











Gravel Research, Land Agreements, Siding Rentals 
Administration 
Roads through Towns 
Clearing, Grading Culverts and Bridges 
Surfacing 
Cable Guard 
Compensation: 
Moving Poles 
Miscellaneous 
Road Branch Salaries 


Vand and Fencing 


Grand Total 


$ 17,223.62 


273.60 
$ 17,497.22 


70,331.41 
273.60 
3,586.98 
17,223.62 
7,570.84 
478,110.95 
772,551.58 
1,030.34 
56,080.91 
2,520.09 
(OTL 
858.32 


$1,409,360.87 


oe 
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BRIDGE CONSTRUCTION AND MAINTENANCE : 
April 1st, 1932, to March 31st, 1933 


(N. W. Macpuerson, Bridge Engineer) 
During the Season eleven crews were employed on bridgework, 
one on Steel, one Painting and nine on Timber Bridges. 


Treated timber was used on all bridges except in outlying Dis- 
tricts where local material was available. 


All Steel Bridges were fabricated within the Province, the fol- 
lowing being a list of same. 


Reconstruction:— 




















1- 60ft. Span Be eo en ea eee Creek» eccsspedecarcectitsaveeee ene N.W. 4-23-24-9-5. 
1- 40ft. e" .serviceberry Creek _....2..-.-:----- W. 19-25-24-4. 
1- 40ft. is ..serviceberry Creek .. -. 21/28-25-24-4. 
1- 40ft. a . Serviceberry ‘Creek! =xe. 22a 19/20-25-25-4. 
1- 40ft. fs .Irrigation Canal ......... . N.N.E. 18-23-27-4. 
1- 40ft. co =Bri-Crowloot Creek: te tee ee 33/34-23-22-4. 
1- 60ft. a =Strawberry Creek... ae HE. 15-49-3-5. 
1- 40ft. i Willow Creek ........... S.W. 4-7-28-18-4. 
1- 40ft. - Rosebud (Creeks 2.525. ee eee et 12/13-28-27-4. 
1-tG0Lt Paddle River ..........- 15/16-58-6-5. 
eS O itn Beaverlodge River 11/14-73-11-6. 
1-125ft. oe IMe@GiGine | RAV ET oie easn eee eee In 3-39-3-5. 
1- 80ft. . Vermilion River ... . In 11-54-3-4. 
1- 80ft. = 2 V ermillon (RIVCr vf ee ee oe 8/17-53-3-4. 
1a 50rte =luittle Baddlewk Ly.cruas= 2a ee a: 10/11-58-9-5. 
L-LOOtt a, ** Garrot Creek 2-5 28/33-53-13-5. 
Leib ite L Elbow: River: 5.2. ee ae ees 2/11-23-5-5. 
IDEA MA}O) ius ae ._Hangingstone Creek ...... In 10-89-9-4. 
TeaLO0Rta ..Crow’s Nest Pass River ... .- 36-7-4-5. 
Apu rand. VeLb0ft) po see ee Pembina River ee . 15-63-27-4. 
Reconstruction :— 
LPESOTE.. Span. y..Atecics neon eetea cassettes TLattiles Bowe Riv erisescsecaereeee es 11/14-14-25-4 
1-125ft. and 1-100ft. . ..N. Fork Sheep Creek .. BE. 12-21-3-5. 
DeRiD Ciba seit pace eee ~ Weed) Creek 42255225 ... 14/15-49-1-5. 
1-125ft. and 80ft. Span . SHES DE Cree kare -. 8/17-20-2-5 
LanGORV SPAN % 2 -o tes cee ete eces iViGrmiulll OMMRITV Chesca a eees cee ee 5-59-23-4 


Steel Bridges constructed ...... Sree ateaey 

Timber Bridges constructed ................- 

Timber Bridges maintained—Repaired ... 
Painted 


MotalNBrid Bess Gea lt Wat cease cece acess see cae eee cea reece eee ne ae 499 


Protection Work:— 
File 1980—Red Deer River at Sundre. 
Brush Mats and Rock Filling. 
Sidewalks :— 
File 6615—Red Deer River at Drumheller. 
Steel and timber sidewalk attached to bridge. 


File 7329—Red Deer River at Rosedale. 
Plank laid on Railway Bridge for vehicular traffic. 
Sidewalk constructed. 
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SURVEYS BRANCH 
Report for the Fiscal Year ending March 31, 1933 
(P. N. JouHnson, Director of Surveys) 


SUErveysnreauined: and. DrOUsME LOrWward) from LOSU sec cece ccc ecec cee enecencneaccenen 
DuUrvore asked litor ‘durine 19327 5 ee eres: Pee 
Surveys made during 1932 ......... 
SUBVEYS CALRICG SOVEMr Or L983 cress eee nce tees eoreeee ec 
Plans submitted and examined on behalf of M.D.’s 
Titles issued to roadways surveyed by M.D.’s .......... ee 
Pians) prepared jand tilediiin Wand MWitles Office: sei. S-<.-c csi Sea cctercerserceeene 
Certificates tom Witle received! tor Load ways i ..5 eee eceecnre ten een tee 
Certificates, of Title received for lands given for public purposes under 
Departmental yresulations. (aS) tO SUDGIVISIONS yo. ca 8m cee coat ee 
Certificates of Title to public buildings .......................- 
‘ransfers issued covering lands no longer required ......... 
Number of plans of subdivisions approved during 1932. ......----.-2------- 
Plans submitted by Department of the Interior (Irrigation Branch) 
PiIanSsOL ee Owersand brasil Ssiom wlimMe gms 65 aes See ee ee ee ee 
Vouchers issued for compensation ............ 
Measesoreraad allowances finmiorce pane te wee ee ee ey ee 
Leases of road allowances applied for - aed 
CUCM SEES SU CCleaner OnE Sem, AME et OL Fe Rn te, Soa oe Ne 2 Tks te 











aletf 
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BUILDINGS MAINTENANCE BRANCH 
Report For Fiscal Year Ending March 31st, 1933 


(D. E. McDonatp, Superintendent of Buildings) 


The operation of this branch has continued along similar lines to 
that of previous years with the exception of our capital expenditure, 
which was considerably reduced. 


Mental Institutions—Ponoka, Oliver and Red Deer. 


Maintenance and alterations have been the principal work carried 
out at these institutions. This work was carried out by a staff of men 
under the supervision of our regular foremen. As the institutions 
grow older and the buildings become fully occupied, this work in- 
creases to a great extent on this type of building. 


Jawls—Fort Saskatchewan and Lethbridge. 


A certain amount of construction work was carried out at each 
of the jails by prison labour under a foreman employed by this 
branch. 


At Fort Saskatchewan a large machinery shed was built, also 
a grain storage building with chopper and grinding plant. A number 
of the old buildings were removed, their being part of a scheme 
to move all the farm buildings to a new location, thus making a larger 
yard around the building. 


At Lethbridge a re-inforced conerete root house was erected and 
at each of the institutions the maintenance was carried out by prison 
labour under the foreman’s supervision. 


Maintenance of Public Buildings. 


The carrying on of the work in connection with this branch has 
been done mostly by the staff employed directly by this department. 
Tn some eases, where the buildings were a long distance from the loea- 
tion of any regular government maintenance crew, tenders were ob- 
tained from local contractors and the work carried out by them. Our 
maintenance vote for this class of work has been very low but every 
endeavour has been made to keep our buildings in the best possible 
condition, hoping as finances improve that our vote will then be in- 
creased to allow us to bring our buildings back to the standard of 
former years. 


Provincial Police Buildings. 


The Province has a total of 38 buildings which are rented at the 
present time to the Royal Canadian Mounted Police; the Province, 
of course, maintaining them. This work entails quite a lot of travel- 
ling as the buildings are located all over the Province. The work is 
being carried on, to some extent, by co-operation with the officer in 
charge of the detachment, he getting quotations from local parties and 
in that way the cost of handling this work has been cut considerably. 
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Carpenter Shop. 


As quite a lot of our furnishings are manufactured in our Car- 
penter Shop, this branch of our work has been fairly busy during the 
past year and while we have been forced to dispense with the services 
of a number of men, the balance of the crew has been kept at top 
speed at all times to comply with the needs. 


Grounds. 


This work has been handled during the year by our chief gar- 
dener who has general supervision over all the Government grounds 
in Edmonton. During the early season of the year, plants were 
shipped and men sent from point to point throughout the Province 
to do the bedding out of the plants. Splendid results were obtained 
in connection with this work and quite a material saving made in 
growing the plants here and shipping them to the various points. 


CAPITAL HXPENDITURE 


Durnishings andeNdditions, Guesislative: Buildings: 8... eee $ 44,904.47 
PriGuleMra lg SCHOO! Smee ies eae). S01 eee ne, be 878.26 










parliaments Bulging s ge 8,472.61 
Provincial Mental Institute, Oliver __... 2 10,160.15 
Provincial Gaol, Lethbridge ..................... a 1,414.84 
Storage and Repair Shop, Edmonton .. a 141.73 
Storage and Repair Shop, Calgary ....... 2 276.31 
Storage and Repair Shop, Macleod _. ae 187.07 
Power, House) Oliver 2... eee 670.00 
Power House, Ponoka ......... ae 3,035.50 
JEXGN KS KOE lakGyel GV An ee ee a ee ee eee ee 2,510.21 
MAINTENANCH EXPENDITURE 
hesisiative and wWepartmental (Buildinesy ise eres ecco eects acer rece ee eeee se $369,692.24 
Public Institutions e 80,854.79 
Government House .. 20,554.66 





OW CORE ants eee init) a8 Oia ee Ve Eo ean a _. 248,938.68 


20 DEPARTMENT OF PUBLIC WORKS 


POWER PLANTS 
Report for Fiscal Year Ending March 31st, 1933 


(JoHN Doucuas, Mechanical Superintendent) 


During the year capital expenditure was confined practically to 
uncompleted projects of the previous year and totalled approximately 
$6,215.00. 


The average age of the plants and their systems is 17 years. 
Reasonable maintenance must be given to provide a safe service level. 


The whole of the plants and systems under the supervision of this 
Department, with the exception of the boiler plant at Ponoka, are in 
good condition and are being fully maintained. 


It is expected the Ponoka plant will be near normal operating 
condition before next fall. 


No accidents or breakdowns of a serious nature occurred during 
the year. 


A fairly close study of operating conditions at some of the plants 
was made with the object in view of further economy. - The results 
have been encouraging. 


A light outline of operations at the various institutions follows:— 


Fort Saskatchewan: 


The pumping load shows almost 100 per cent. increase over 1928 
consumption, mainly due to the new wing and to the irrigation re- 
quired to beautify the grounds; the results shown on the grounds 
more than justify the extra load. 


The installation of auxiliaries to new boiler and switchboard were 
completed. 


K.W. Hours of electrical energy generated were____305,856 
a ‘i ce =) purchased.) ae ee 8,880 





TOta eee ee 314,746 
No eapital expenditure. 


Oliver: 


This plant shows an increase of $356 over last year. The inmate 
population has increased approximately 40%. One item alone, water, 
which is practically uncontrollable, increased $1,215 over last year. 
A revenue of $1,136.40 was received for electrical energy sold. 


A capital expenditure of approximately $670 was incurred in the 
purchase and installation of underground cable, purchase of portable 
electric drill, condensate return pump and the installation of a dis- 
carded Roots’ blower from Ponoka, at the sewage disposal tanks. 
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Parliament Buildings : 


Plant operating costs show a decrease of approximately $1,500 as 
compared with last year, mainly due to cheaper fuel. An increase of 
$1,350 in purchased electrical energy is due to the fact that all cur- 
rent, for the power house and administration building now passes 
through one meter and the administration building charges have not 
been correctly apportioned. 


Mechanical design and finished work of a very high quality has 
been accomplished by the staff at this plant, over and above the 
general operating routine. 


Ponoka: 


Expenditure out of the ordinary was incurred at this plant in 
having to install a new drum in No. 1 boiler. Nos. 3 and 4, were re- 
duced to 40 pounds working pressure in the fall of 1932. 


The plant, with careful manipulating of steam distribution, gave 
service through the winter. New drums for these boilers, were ordered 
to be ready for installation as soon as weather conditions would per- 
mit, this year. 


Capital expenditure of approximately $3,035 was made in com- 
pleting coal and ash handling equipment and converting a condemned 
boiler drum into a domestic hot water generator. 


Provincial Training School: 


The installation of a 31 K.V.A. generating unit, at this plant, has 
given satisfactory results. 


Besides having two sources of current supply, the capital expen- 
diture of approximately $2,510 will be saved in less than two years. 


Institute of Technology and Art: 


Heat was required in these buildings during each of the 10 
months of operation of this plant. The weather was less severe than 
during the preceding winter, the degree days totalling 8,731 as com- 
pared with 9,007 for last year. Fuel costs, however, were reduced 
from 55 cents to 50 cents per degree day. : 


The new city water service is not yet in operation, necessitating 
the operation of the booster pump to maintain service. 


A new agreement was made with the city electric ight and power 
department, which has been to our advantage, reducing purchased 
energy unit cost 12%. 


This plant again records much lower operation cost. 


No capital expenditure. 
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Central Alberta Sanatorium: 


Efficient service was given by the plant. Services supplied show 
a slight increase over the previous year, yet the operating cost is lower. 


One boiler was re-tubed throughout, half of the tubes used for 
this job were taken from the condemned boiler at Ponoka. No capital 
expenditure. 


Lethbridge Jail: 


More economical operation is shown at this plant attributable 
mainly to the installation of hot water generation and the conversion 
of old filter into a storage tank as reported last year. 


The bill from the city of Lethbridge for water supplied to the Jail 
amounted to $1,064.46 and the revenue from water sold by the Jail 
to $1,230.82. 


Kilowatt hours of electrical energy produced during the year 
amounted to 84,453, a decrease of 13,388 as compared with last year. 
This decrease is attributable to metering some of the services. 


‘ 


No capital expenditure. 
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LICENSES ISSUED UNDER THE PUBLIC VEHICLES ACT 


(W. T. Aiken, Chief Clerk) 


Operators Addresses 


Blue’ Bus) Lines Iitd. 2222.=2....--2 Calgary 
Brewster Transport Co. Ltd. ...... Banff 
Central Canadian Greyhound 

Lines Ltd. 


Calgary 


Collins Bros. 
Cox Elwaeen 





(EIT @ETALO RV ignores eee shee stesd, Busby 


EUELC IS OME Gz aes TO Willig ere rte es eee Westlock 
RESTO US liar See a pe oct sae Edmonton 
Glacier Park Transport Co. ....... Glacier 

5 Park, Mont. 
FEVOT ICT oe od saa Vine ee sre ee actos ae ere sees Edmonton 










Jette. Els Hy = -Pincher Cri. 
FOHNSODE yD), Meee Bee. Petes Lethbridge 
GICs a Views ere et Seo ee Edmonton 
Matinger, evs Hees ed 
MSL BOLI Wis te sess ee orn Se Rocky Mtn. 
House: = 
INT POR Goyer prec eee ok ree 2 Breton 
FOR OME V ur Ora OMe eee eee ec Carbon geass 


EROULINGLS RAW paces en sooo eee | Drumheller 

POD AUG Ss Us y weloeeoe Gan aevulaeeee 
BVACUTUMIVVICT Cann nmeeate ho ee Ape ie Redeliff) 222 
VV 728 6 SET SI 2 Cs AS eRe wo heise ate | PSyopbis UR ee 


Routes 


Turner Valley 
Banff 


Calgary to 
Calgary to 


Edmonton 

Lethbridge via Vulcan 
Calgary to Lethbridge via Macleod 
Macleed to Crow’s Nest 

Lethbridge to Cardston 

Lethbridge to Waterton Park 


Calgary to 
Calgary to 


Edmonton to Athabasca 


Medicine Hat to Redcliff 
Calgary to Milo 

Calgary to Hussar 
Calgary to Medicine Hat 
Edmonton to Mayerthorpe 


_..Edmonton to Smoky Lake 


Edmonton to Viking 
Tofield to Daysland 
Wetaskiwin to Hardisty 


--Edmonton to Vermilion 


Edmonton to Evansburg 
Carvel Jet. to Mayerthorpe 


Carway to Waterton Lakes 


-.Edmonton to Barrhead 


Pincher Creek to Pincher Station 


..Lethbridge to Coutts 


Lethbridge to Taber 
Lethbridge to Medicine Hat 


.Lacombe to Castor 
--Edmonton to Thorhild 


Red Deer to Rocky Mountain House 
Red Deer to Sylvan Lake 
Edmonton to Breton 

Calgary to Drumheller 

Carbon to Beiseker 

Carbon to Central Service Station 
Beiseker to Trochu 

Wayne to Nacmine 

Drumheller to East Coulee 
Edmonton to Cold Lake 

Medicine Hat to Redcliff 

Peace River to Grande Prairie 


LICENSES CANCELLED OR SUSPENDED 


Blue Bus Lines 
Coxe sd: 


- License 







Elliott, O. W: : -Failure to pay 
LEGhahaVeny Age Vg eee -..Failure to pay 
Thibaudeau, R. J. .Failure to pay 
Wiaticinis, (GieAt eee oe Failure to pay 


License suspended by request. 
cancelled by request. 


fees 
fees 
fees 
fees. 


license 
license 
license 
license 


and insurance premium. 
and insurance premium. 
and insurance premium. 
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PROVINCIAL JAIL—FORT SASKATCHEWAN 
(J. D. McLEAN, Warden) 


The daily average population of this institution for the fiseal year 
ending March 31, 1933, was 300.6, being a decrease of 15.9 over the 
previous year. 


Building operations included the construction of an implement 
shed thirty by two hundred and ten feet; one granary forty by one 
hundred feet ; reinforced concrete fire equipment building eighteen by 
eighteen feet; and the laying of nine hundred lineal feet of six-inch 
sewer. This work was all carried out by prison labour under the 
direction of the foreman carpenter. 


Farm operations although not quite up to the high average of 
1931-32 show very satisfactory returns as follows: 


No. Acres No. Bushels 
"W Heavtt  ee Ree RAE Bt Oe ety ee i oe 275 9,978 
Oats ¥ 300 22,500 
Barley 100 3,200 





A very interesting innovation was earried out at this institution 
during the past season when arrangements were made for one of the 
teachers from the town to give instructions in elementary education 
two nights a month from December to March. Ten of the prisoners 
took advantage of this opportunity and the average percentage attend- 
ance was 97.14; only the most elementary public school work was at- 
tempted but the students showed a keen interest and made very satis- 
factory progress. 


FINANCIAL STATEMENT—Summary 
‘Administration’ Qaet eta sce ccc. ee ee te ee ences $ 65,703.98 






Maintenance and operation _. 28,394.46 
Gross: GOs: iL ee es eicescececenst eee eee aay $ 94,098.44 
Less tReventeryst ¢ ts. ee es eee koe eee eee ee ee 9,717.81 
ING t. \GOSt tesco ere oe eer ea ea ee eae $ 84,380.63 
Average daily)popullation, Be eres 2 eet cea 300.6 
Net cost per capita per year ... ees 





Net cost per capita per day 


ANNUAL REPORT OF PRISONERS FOR THE YEAR ENDING MARCH 31, 1933 






MALE 
Admitted Discharged 

Month Comm. Sent. Comm. Sent. 
April, 1932) 2o8 Bs ee ee ed ee oe 14 111 12 96 
IMS. 93278 eee a 18 86 20 105 
June, 1932 ... oe 23 79 22 93 
duly; W932 Se wae 22 140 20 100 
August, 1932 ........ sual 21 84 18 125 
September, 1932 .. ae 20 69 22 17 
October; 1932. eit 17 266 16 216 
November, 1932 .. 18 120 18 145 
December, 1932 .. 55 66 45 84 
January, 1933 .. 31 98 43 80 
February, 1933 ae i 125 10 75 
Mareh)) 1933)? 5 ce oe ee ee 17 84 16 102 
263 1,328 262 1,298 


EE 
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Total number of male prisoners admitted .......... 
Total number of male prisoners discharged 
Male prisoners in jail March 31st, 1932 








Male prisoners admitted during year ending March 31st, 1933 -... 263 1,328 
269 1,561 
Male prisoners discharged during year ending March 31st, 1933.... 262 1,298 


Males prisonerssiMmatlawareh. ois 193) seme mei ee tre eee 
Total number of male prisoners in jail, March 31st, 1933 































































REMISSIONS 
Number of days remission earned during the year ending March 31st, 

FL 3 tan oe «Co Ene Fe te an all Fico A me Ree 2 8012 
Number of prisoners participating a 785 
PAV CRA SMM UNAS? (Ol Cary Se OVS Sl Oa gO CT u Tay Teese ease eee aes cee ee 10.20 

SENTENCES 
HUONG ei irate Leys mrcape eee 322 Twelve months to eighteen 
Thirty days to two months ...... 471 POT ClS eee Le ee ee es oT 
Two months to three months... 141 Highteen months to twenty- 
Three months to four months.... 90 TOU MTENOT AE Tic a ee 12 
Four months to six months .... 81 Suspended sentence eee 2 
Six months to nine months ........ 141 A A | See ee edt ce Se 1 
Nine months to twelve months.. 40 
1,328 
DISCHARGES 
PE INVe SOX DIC Cul s eee eeeeeweee 1,100 Transferred to Hospital -............. 4 
Released fine paid 31 Transferred to Ponoka ............-.-- 8 
Released on parole .. = 44 Released suspended sentence.... 4 
ODOT CCC mee tere eec cc a catac sles 28 Conviction) .oUashe digs zn 
Released by Immigration Dept... ay Escaped from custody z 3 
Released by Dr. Orr. ................---- at veleased, tor trial” 2.2 202 
Released by Attorney General’s Released for trial on new 
EVO) ee coc ec eet meee ee a ae eae aan a CALE: © eccc cecesSesees ate eee este 6 
Released as witness .......... ae 20 Released on bail 50 
Transferred to R.C.M.P. ... be 19 —— 
TDransrerre ds tO. baa eee eee 13 1,560 
COUNDRY OF BIR TE: 
UNA VEU LM ecst aco eae cesar asc ahesn = ase 515 ele) ewe ey 6 
United States of America ~......... 86 bo liaa diy sete eee 3 
SIMs NIN eee eee eee eee cae a 93 Denmiatke Sinica ee 8 
Scotland .... aa 36 Switzerland ........... 8 
Ireland 34 Czecho-Slovakia 2 
Wales 8 Jugo-Slayia  ......- 3 
Austria ... 108 Buia aac 18 
Poland as 106 Tepid Ul lta ceeesees 1 
Russian Es 43 SOUUameAMeTGa, eee cecses tere eevee el 
Germany 16 AUR Ie Ca eeeeeee ns ae ee ec 2. tee 1 
Norway ... Bs cto 32 Gi awe 2 ee Ree Peres oy 8 1 
Sweden ...... as ae 44 New Zealand ath 
Roumania ..- ee ad Chinas. 2 
Ukrainia  .-.... - 29 Galicia 2 
Hungary .... cg) Syria 1 
France ... e 1 (Cull aye ee 2 eee ene ee if 
BG ah Vi ie et ere ie ee eee tase 12, 
TST Gi eg tee eect ees eee oes 748 
TU OPS ee ane ees ete eae 580 
1,328 
AGES 
Under twenty years —....-...... 147 Sixty to seventy years .... -......-. 36 
Twenty to thiry years 559 ) ‘Over seventy years 222-2... --.-- 7 
Thirty to forty years ... 301 aie 
Forty to fifty years ... eee 187 1,328 
CELT Cyn LOM STS ye VC Al Sires eee eects 91 
CRIMES 
AGAINST RELIGION AND MORALS 
NT ANN Cag acc = esate ce seednecuacs ae ibaa sa 126 Attempted! buUgsery Gi2cceke bec al 
TSP SAT Yau ec=srse ee ~ ae 5 Seduction) sce eee tases oe i 
Carnal Knowledge aa 6 WOKING rere oe ee r 2 
Trice Gent tA LC Ul se. ster eoecns acs see ee eens 5 Procure an abortion .... 2 1 
Childrens’ Protection Act . 3 Attempted indecent act ............. 1 
Juvenile Delinquency Act ........ 16 ae 
SES UU eB CV ites reese irs sz sa sast eos decceee 1 158 
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AGAINST THE PERSON 


















































Intimidation! 225. ee 1 Send threatening ‘2tters -.......... a 
ASSOC «2252. aecctteaviceeasest se eee 58 Cause bodily harm ............ ' ss 3 
Assault causing grievous Make threats to kill 1 
bodily harm ............ CJ Oe ee Ae 15 Manslaughter  ..........---- ue 1 
Indecent assault ee 10 Threaten sto assault) =e.2- 2 4 
Non-support ........... 9 
Mhreaten oO) SHOOE pee ee 1 105 
Robbery while armed .................. 1 
AGAINST PUBLIC LAW AND ORDER 
Obstruct a peace officer .............. 5 Breach of recognizance ......-.....-.-- 3 
Carry concealed weapons .......... 4 Escape from custody t 
Illegal possession of firearms... D Perjury Sos 8 
Unlawful assembly ................-... 7 Drunk in charge of motor car... 10 
Create a disturbance . 3 ae 
Counterfeit coins ........... i, 1 51 
Obstruct as Bailitt. a 1 
AGAINST ANY OTHER ACT 
School A ct tite: et. a ee a Domestie Animals Act __.......... 1 
Liquor Act .... 2 204 Railway sect. =sss es ie 272 
Himeiise (ACE en. eee eee = 112 Indian (ACG .2) 2c tae ee 6 
Highway and Vehicle Act __..... 13 
Vi. Di Act fe: 1 625 
Gane eA GS ce a arn ee ene 15 
AGAINST PROPERTY 
Dheft, coc. 2<tec. 2 ee See eee 184 Wilfiullydanitace = =e 9 
Theft of money we 9 Fraudulently obtain food and 
Mhett of srain’ 2a. eee 4 LOG it Cree cc 5 
Theft of stock animals 9 Attempt to obtain food Je a 
Thetttotecar- 222 eee 8 Theft ofvelectricity 222]... 1 
Theft by conversion ...... = 3 Unlawful possession of goods... a 
Break, enter and theft 2 22 Mischict .3e58200" 3 eee 3 
Attempted break and enter ...... 1 Illtreating an animal ..... ey, é 
ROT SCR Va koe creer ee eee 5 Wound! borsesy..-. 26 so eee 1 
Uttering ....... aeeseethes 1 Take motor car without 
Forgery and uttering .- 13 GONSERU eet deh 2 
False pretences ....... 35 —- 
PATS ON pe Sete ee & 1 379 
Receiving stolen goods _.. S 20 
Possession of stolen goods fi TOMA Leet... 1,328 
Conspiracy... ee i! 
FEMALE PRISONERS 
NUMBER OF FEMALE PRISONERS ADMITTED AND DISCHARGED 
DURING THE YEAR 1932-33 
Admitted Discharged 
Month Comm. Sent. Comm. Sent. 
ATA O82: yt kee ee Sete pena Rel cet One 1 11 a: 15 
May, 1932 .... 2 10 0 13 
June, 1932 .... 2 15 3 ni 
JULY LO SZ eee 0 14 0 14 
August, 1932 ....... 1 13 1 13 
September, 1932 3 10 1 7 
October, 1982 _.... sl 12 3 ad! 
November, 1932 .. 2 6 3 10 
December, 1932 __ i 11 tt 7. 
January, 1933)... 0 14 0 13 
February, 1933 a 1 12 iL 9 
Mareh, 1933" U2 ee ee ee 5 18 2 15 
19 146 16 144 
Total number of female prisoners, admitted) sconce ae ee 165 
Total number of female prisoners discharged 4.0... nee eee 160 
Comm. Sent 
Hemale prisoners in Wail Marchwslets 10o2 cere eee ee ee 0 24 
Female prisoners admitted during year ending March 31st, 1933........ 19 146 
19 170 
Female prisoners discharged during year ending March 31st, 1933...... 16 144 
Hemale prisoners in jail March: siistii1938) pos ee 3 26 
Total number of female prisoners in jail, March 31st, 1933 -..c-cccccccocccecececceeceeeeeeeeeee 29 
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DISCHARGES DURING THE YEAR ENDING MARCH 32ist, 1933 




































































‘DIME TEX DiILe ies ewe eee es 119 ‘Dramsterred) tom CuMe Pe 2 
Released fine paid . 1 Released by Immigration Dept. 2 
Released on bail ..... 1 Released by Atty. General’s. 
Released on parole .... 3 DCD tir ates ee eye eae re 
Released by Dr. Orr. 12 Released for trial -.. 12 
Deported ayeeeee ee il Transferred to P.A. 1 
Transferred to Ponoka .. 3 
Transferred to Hospital  ............ 2 160 
REMISSIONS 
Number of days remission earned during the year ending March 31st, 1933 551 
NDS te O LD ULSONOL Gap eve tlenp a tlin Se meee tees wee cc ee a Se seuisenc eee onsen 90 
Average number of days remission per priSOmer  -2..52.22sc-c-cececnceneceeese cee octecceesepeocee 7.5 
COUNTRY OF BIRTH 
CTC cape eee eee 81 ROUTINE TAA ee eee eee af 
United States of America .. 19 Norway 1 
Pine 130 Cee ee ee en 6 Sweden ... 2 
Scotland 2 Belgium 1 
Ireland 3 France 3 
Austria 4 Ukrainia .... 4 
Hungary 1 Germany ae 1 
Russias ee 6 Switzerland 1 
PO lala ee Sere SRE ES ew. 9 (OnE aie eee il 
TEAC LS Hees se co cence eee 92 
eM NOV SUN oe ee esa 54 
146 
AGES 
Under twenty years ............-.....---. 17 Sixty to seventy years .............-.- 3 
Twenty to thirty years . 49 Over seventy years -n..:..-.----<:--- 2 
Thirty to forty years ....... 42 = 
Forty to fifty years .... a 28 146 
ID NWN hike NSED. qe Aiete WAS Borer eoeeees 5 
SENTENCES 
Winder ethirty, Gay Sie. 31 Nine months to twelve months.. 2 
Thirty days to two months ...... ak Twelve months to eighteen 
Two months to three months... 20 months i 
Three months to four months... 7 ASIDE 5 hee 4 
Four months to six months ........ 4 
Six months to nine months ...... 6 146 
CRIMES 
AGAINST RELIGION AND MORALS 
Vi rE Ta Cyrene ii ive Gap ee aa 27 Create a disturbance 2 
Keep a disorderly house 15 Unlawfully prostitute a 2 
Inmate of a disorderly house... 1 Procure janpabortion jx... = iL 
Keep a bawdy house .................... 
Inmate of a bawdy house 63 
Children’s Protection Act 
PISANI sm 2 a a ne ee ee 8 
8 
AGAINST PROPERTY 
MEG ib eres esx ee 10 Damage to property ............-....-..-- 
Break, enter and theft 1 Possession of stolen property.... 1 
False pretences ............-----..-.--- ne 1 
Fraudulently obtain lodging ...... a 16 
Possession of forged bank note 1 
AGAINST PUBLIC LAW AND ORDER 
Obstruct a peace officer . Fy Drunk in charge of a motor car it 
FORAGE ee rec seeseeros maces 1 
ING STI en CON) ies es racns enor 1 4 
AGAINST ANY OTHER ACT 
TGQ Or PACU tre ter ee oe neces eae 33 MOTUS MAC tt See eee eae 1 
Ve eA Cum. 4 Domestie Animals Act ee 1 
Indian Act ...... al 
Railway Act .. 6 55 
HOS ciseswAct "2.2 tdi seers ste 9 
FR OUINAN eee eee 146 
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PROVINCIAL JAIL—LETHBRIDGE 
(W. G. Evaenton, Warden) 


The daily average population of this institution for the fiscal year 
ending March 31st, 1933, was 151.70, as compared with 177.23 for the 


fiscal year ending March 31st, 1932, showing a decrease of 25.53. 


Building operations and general improvements include the fol- 


lowing :— 


a. Construction of one root house, practically completed. 
b. Construction of green-house. 
c. Jail building painted and re-decorated throughout. 


Farm operations were as follows :— 








No. of 

Acres Na of Tons or Bushels 
"Wile at: ison et ae ee eens 8 ee ee AO? Pr aaeee ee 4,060 
Oatse = ee 80. ORs 2,800 
Barley ..... = 60>" ) Bee! 700 
Potatoes .... 50 250) "fae Veen 
Vegetables ae Le 113. ae 2 
Ensilage  ....... cs 50 300.) et Fees 
Field Peas 28 12 Hogged off 
Mangels .......... a 6 G0 Te Oe Trees 
Field Turnips . ae 5 BQ 4° We Peat. 
Sugar Beets ..... oe 25 2357) 2 ee es 
PRG YS =., 2 ae See er ee oe eee 280 C50) (ees 





Gross (Cost) 125.5 ee ee ee 
Less Revenue ” 





Net. Cost »:555 a. eon eR See 


Average daily population 
Per capita cost per year .... 
Per capita cost per day 





$ 48,113.92 
18,288.72 


$ 66,402.64 
13,798.88 


§ 52,603.76 


151.70 
$346.76 
-95 


NUMBER OF PRISONERS ADMITTED AND DISCHARGED DURING 1932-1933 











t Daily Admitted Discharged 
Menth Average Sent. Rem. Com. Sent. Rem. 
‘On hand “April st, W932i ee 133 tae iz ae 2 
ADIL LOS 2) aoe f . 134.83 69 2 6 81 2 
May, 1932)... . 121.90 67 qi 2 63 1 
June, 1932 . = 229730 64 3 3 74 3 
July; 1932 oe: -- 140.00 94 4 — 15 3 
August, 1932 ........ me te2se9. 67 10 18 88 11 
September, 1932 -- 120.30 73 1 7. 52 1 
October, 1932 ......... -- 175.80 202 14 19 161 14 
November, 1932 ... -- LOG. 30 100 1 14 115 _ 
December, 1932 ..... =, 261.09 67 5 5 Ms 6 
wanmuarys 1933 ce. = 73.03 75 10 1 53 0 
February, 1933 - 185.03 52 6 6 55 6 
Marchi 933 sees ese eee 186.06 89 9 5 73 10 
Monthly average............--4 151.70 Totals 1,152 66 90 963 66 
‘Total number of prisoners admitted during year 1932-1933 —WWW022.2 eo. 
Total number of prisoners discharged during year 1932-1933 —....00000 
Sent. Rem. 
Number of Prisoners in jail on April 1, 1932. 0-222... 133 oX 
Number of prisoners admitted during year 1932-1933 ........ 1,019 66 
Totals jo sthhatean eee’. 3 ee ee eed 1,152 66 
Number of prisoners discharged during the year 1932-1933 963 66 
Number of prisoners in jail on March 31, 1933 0.0.2.2... 189 


Number of prisoners who served previous SENTENCES 2.2... ceeceeeceeeeceecee eoeseceeeees 








Com. 


Be HM ' 
BW RAWOHMOPWNWh!: 


oo 
wo 


1,308 
1,112 


Com. 
89 
90 
83 


591 
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REMISSIONS 
Number of days remission earned oe ae Var LOB Sek OSS xcccsee mars coe eee 7,326. 
Namber of prisoners participating ee is ? . 694 
Number Ofsdaws TeMmiISSLIONUDECr PTISOMER) cece eee ch eee ck cccpccse ee eee 10.50 
SENTENCES 
Winders thimtvgen Gay seco tc. sae 329 Two years less one day...........-..- 3 
Thirty days to two months ...... 406 
Two months to three months 100 1,125 
Three months to four months 98 Committed for trial) 2-2-2. 90 
Four months to five months...... 24 Rem anded) ster tos esee hee. 66 
Five months to six months ...... 19 — 156 
Six months to nine monthes........ 80 Awaitingrappeal 2e=--1-.es 12 
Nine months to one year ............ 32 Sent to P.A. S 
One year to.eighteen months... 18 Vins ees. See. cae yay oe 
Eighteen months to twenty- _— 27 
threeemMonency-- es eae | 16 ——_—— 
TING Ea eis ee. 1,308 
DISCHARGES 
Completion of sentence —............. 877 Sente ton COUrth- sents ee eee 143 
Denorte dimes. +e... saan : 26 To Galt Hospital, Lethbridge... 5 
Fine and Costs paid . 10 To Prince Albert Penitentiary.. oe 
aroled ec 8 PORE OT O bce eeAls VLU Tit eeeeeees senate coerce alt 
Releasedsonw bail ie ee ees 8 Sentence @uashed ccccececceee 1 
Released by order of Governor a 
General pe ee 6 Total: oe eee 1,112 
Released by order of Attorney Prisoners undischarged March 
General ape See 8s OE aes alas Aa 3 SSG gg teres recesses 196 
Released by order of Immigra- 
tion wDeptop..<-—- ae eam ee 3 1,308 
COUNTRY OF BIRTH 
British 
PAUES UR LIGY pape toe Sere cwcte cso 2 INewroundland) S22 = ae iL 
Canada .... 638 Scotland ses me 53 
England 104 Wales 2. re 20 
Treland 53 West Indies i 
ra OL eA ere eee se A a ek a 
873 
Foreign 
BACUES (Se Pee eer oa eas Oe ccna vs evs ccae eet 31 DUO = 5 ail ines see ce eee ene ge 3 
Belgium ...... 3 ava Te eee 5 
Bohemian  . ae 2 Lithuania 2 
Ching see. ea ae 18 Nay ore 23 
Czecho-Slovakia < ai Poland - 27 
Denmark. < 12 Russia) eee 24 
France .... 2 Roumania_ 8 
Finland .... 10 Sweden ......... 25 
Germany a 20 MU ere 210 yes eee en ee es 4 
Galiciay tec : 1 United States of America ............ 163 
Hungary : 26 
TEE OU a1) Clipe tess ests a cence ae oe 7 435 
RG a Veen ete ete ie hee Ss oe 2 RO Ball des ccsocd etree eee 1,308 
AGES 
Under twenty years .................... 179 Sixty to seventy years ..............-. 16 
Twenty to thirty years 455 Over seventy years .......--2..----------- 4 
Thirty to forty years .... 804 —- 
Forty to fifty years _.... 2 191 1,308 
HILGYye LORS Dcty: AVCATS) S-5 aeons, am 159 
CRIMES 
AGAINST RELIGION AND MORALS 
Contributing to child TES S Ew Pere ese eae eee eee 12 
CelIMGU SIG seaiesacseesesene ee espe sa caeene a 4 Indecent Act = 10 
Keeper of bawdy house .............- 2 Seduction. 2.........-- 3 
Living on the avails of Disorderly conduct .... =o 1 
PEOSTICUELOM eee eee oc cc ccesenreese 1 WET ATI CYS acerca eee oe sartoencctotee see 319 
Person found in disorderly 
TOUS C Bete arcane etnsececccaseccusenndenoeee em! 1 353 
AGAINST THE PERSON 
WOMmmMOny ASSAULG Meese ce seccccecseetee 12 Manslavehter c..c--.52 esse eee 1 
Indecent assault on female ...... 5 Intent to’ murder .- 1 
Occasioning actual bodily harm 12 Attempted suicide Rs 1 
Assault on Peace Officer .......... 2 INGHESUD DOT cccertes-cocessecoececeterecrecens 5 
Intoxicated while in charge of Carnal knowledge of a a be- 
AUC ONTO DSC: 2 eee ore 2 tween 14 and 16 ......... 2 
Taking car without owner’s ME UEDD) Co wiises ce csreves scsace ds oseeseah Socseas 2 
MOUTON Gare Kies eteolcasccuaats teases uhuowe 2 ———— 
milan full WiounGane: 22.212..eaceet ry 48 
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AGAINST PUBLIC LAW AND ORDER 








Offensive weapons 13 Perjuryies.. 6 
Seditious offences .... 2 Resisting arrest - a 3 
Unlawful assemblies -. 8 Breakinee jail. s:i:16...22255e 2 
Contempt of court ..... oe al 2s 
Escape from custody ............--...-.. uy 36 


AGAINST PROPERTY 






















Burglary and housebreaking... — ..... Robbery with violence ............-. 11 
Breaking and entering with Robbery while armed ......... a 2 
thefts. ucra kes ee eee 78 Assault with intent to rob ats 1 
Breaking and entering with PAYSON heectee pees ee cece es : 3 
intent! 22.5256 oeh.. eee eee 16 Wilful damage ud 13 
Obtaining article or credit by Common theft ..... ae 97 
falseypretences’ 22a eee 58 Automobile theft 8 9 
Obtaining food and lodging Cattleitheft).. A 18 
traudulenthyge eee 1 Fraudulent conversion = 4 
Common fraud ... 25 Grainsthett =... 2 
Common forgery ...... 9 2 
Forgery and uttering .... 8 470 
Receiving stolen goods ... 15 
AGAINST ANY OTHER ACT 
RNG: EIRCIS@ pA: CE were nce eee ceeen ee 26 The Liquor Act 124 
The Immigration Act - a 2 The V.DaAct #2 aes 5 
Mhe indian Act json eee ao The Vehicle and Highway 
The Juvenile Delinquency Act.. 4 Tratile ACtst....2%:.. 27ers 7 
The Opium and Narcotic Act.... 13 Mhe. Lunacy Act ...222- ee if 
The Railway Act ......--.. ae 195 
The Domestic Animals Act ay 3 401 
The Game wAch —- ses eee 2 Total . s.r 1,308 





—— 
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